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SUBJECT: SECURITY LIGHTING AND PHYSICAL SECURITY IMPROVEMENTS 
AMBASSADOR EDMOND'S RESIDENCE 

REE: STATE 21 1441 

1. DETAILED COST BREAKDOWN OF SECURITY IMPROVEMENTS 
RECOMMENDED BY RSO SURVEY FOR SUBJECT RESIDENCE FOLLOW: 

A. DUE TO THE HOUSE'S EXPOSED LOCATION AND NEW CON- 
STRUCTION ON THE WEST SIDE, THE PRESENT 159 FT. LENGTH 
OF LOW STONE WALL SHOULD BE RAISED WITH 6 FT. CHAIN 
LINK TO AN OVERALL HEIGHT OF 10 FEET. ESTIMATED COST 
FOR LABOR AND MATERIALS $1,750.00 

B. AN ORNATE BLOCK FENCE DEEINING THE PERIMETER IN 
FRONT OF THE HOUSE SHOULD BE ERECTED SINCE THE 
PRESENT SITUATION IS UNTENABLE. THERE IS NO BARRIER 
BETWEEN THE DINING ROOM AND THE STREET BUT A SHORT DIS- 
TANCE OF LAWN AND A PLATE GLASS WINDOW, THEREFORE, 

A WALL SHOULD BE CONSTRUCTED WHICH AT A MINIMUM WILL 
DEFINE THE PERIMETER AND FORCE A WOULD-BE INTRUDER TO 
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MAKE THE ILLEGAL ACT OE CLIMBING THE WALL. ESTIMATED 
COST EOR LABOR AND MATERIALS $300.00 

C. THE LOW 149 ET. WALL ON THE EAST PERIMETER SHOULD BE 
RAISED AN ADDITIONAL 4 FEET. THIS SHOULD BE OF CONCRETE 
BLOCK CONSTRUCTION AND MUST BE CONSISTENT WITH THE 
PRESENT WALL AND SHRUBBERY ON THE EAST SIDE OF THE 
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PERIMETER. COST FOR LABOR AND MATERIALS $800.00 

D. THERE ARE PRESENTLY TOO MANY DARK SPOTS IN THE REAR 
AREA OF THE RESIDENCE. FIFTEEN (15) ADDITIONAL OUTDOOR 
LIGHT FIXTURES AND BULBS WOULD BE REQUIRED AT THE VARIOUS 
CORNERS OF THE HOUSE AND IN THE REAR AREA SHRUBBERY. 

COST EOR WIRING MATERIALS, FIXTURES, AND NEW ELECTRICAL 
SERVICE TO THE SECRUITY LIGHTS $500.00 

E. THE REAR BEDROOM WINDOWS, KITCHEN AREA, AND SERVANTS' 
AREA ARE EXPOSED TO SURREPTITIOUS ENTRY. THESE WINDOWS 
SHOULD BE GRILLED WITH 3/8" STEEL BARS. ESTIMATED COST 

OF INSTALLATION AND MATERIALS $1,100.00 

2. BECAUSE OE EXTENSIVE CONSTRUCTION IN AREAS SURROUNDING 
AMBASSADOR EDMOND'S RESIDENCE, COUPLED WITH RSO'S 
ANALYSIS OF LOCAL THREAT IN SURROUNDING NEIGHBORHOOD 
AND LOCATION OF RESIDENCE, RSO FEELS THAT THE ABOVE 
MEASURES ARE THE MINIMUM REQUIRED TO INSURE A SECURE 
ENVIRONMENT EOR THE HIGHLY VISIBLE U.S. AMBASSADOR TO 
THE ASIAN DEVELOPMENT BANK. 

DECONTROL I0/I/77. 
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